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Message Text 

UNCLASSIFIED 

PAGE 01 LAGOS 10337 220749Z 
ACTION SY-05 

INFO OCT-01 AF-10 ISO-OO /016W 

071973 220750Z/11 

R 211508Z AUG 78 
FM AMEMBASSY LAGOS 
TO SECSTATE WASHDC 144 

UNCLAS LAGOS 10337 

FOR A/SY/NSU FROM CPOIC LAGOS 

E.O. 11652 : NA 
TAGS : ASEC 

SUBJ : SEABEE CONSEC-NOB, LAGOS 

REF: STATE 208949 

1 . ELEVATOR FOREMAN CAME ON THE PROJECT AFTER JULY MONTHLY 
REPORT WAS MAILED. HIS ESTIMATE FOR ELEVATOR INSTALLATION 

IS 16 WEEKS. IT WOULD APPEAR MID-DECEMBER IS A MORE 
REALISTIC CONSEC COMPLETION DATE. 

2. AS ALL TRADES WORK THROUGH PUNCH LIST OF REMAINING 
DETAILS, THE WORK AREA IS SPEAVD THROUGHOUT OUR AREA OF 
RESPVONSIBILITY. THIS AND THE LONG HOURS REQUIRE TWO SEABEES. 

3. CECS GAGNON S ORDERS EXPIRE ON 14 SEPT, AND UTC GRAHAM'S 
ORDERS EXPIRE ON 25 SEPT. 

4. CECS GAGNON REQUESTS LEAVE TO COMMENCE ON 18 SEPT. 

LEAVE WOULD BE TAKEN IN TOGO AND RETURN TRAVEL WOULD BE 
FROM ACCRA, GHANA, ON 24 SEPT. 

WYMAN 

UNCLASSIFIED 
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